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12 November 1958 


. 
25Xx1A~ 
MEMORANDUM FOR THE RECORD a 
SUBJECT : Concurrence in Letter Contract No. HF-AP-1940 with 


The Firewel Company, Inc. Project AIR FORCE 


1. This memorandum contains a recommendation submitted for 
approval of the Special Assistant to the Director for Planning 
and Development. Such recommendation is set forth in Paragraph 5. 
2. 25X1A 
‘ etter Contract No. HF-AP-1940 has been draw pursuant 
to memorandum DPS-4919, dated 10 October 1958, from z 
inal requesting that The Firewel Company, Inc. provide a field 
service representative at Laughlin AFB to supervise other Filrewel 
tech reps and to serve in an advisory capacity to the Air Force. 
The letter contract covers the period 1 October 1958 to 30 June 
1959 with the option to extend this period. 


3. Letter Contract No. HF-AP-1940 obligates $15,000 chargeable 
to "No Year" Air Force funds (Fiscal Year 1959). By coneurrence 
to this memorandum the Comptroller signifies that sufficient funds 
are available for this additional obligation. 


4. Certification of funds for this contract will be handled 
under the procedure approved by the Director of Central Intelligence 
on 15 December 1956, which in effect results in all 10(b) expenses 
involving issuance of Treasury Checks being accumulated in a separate 
account within the Finance Division. ‘The amounts in this account 
will be periodically scheduled for certification of the vouchers 
by the Director. This procedure eliminates the necessity for a 
separate certification of authority under Section 10(b) of Public 
Law 110, 81st Congress, for each contract. 
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5. Approval of Letter Contract No. HF-AP-1940 and execution 
thereof on behalf of the Agency by the authorized Contracting Officer 
is recommended. 


25X1A 


Director of D and P, DPS/DCI 
25X1A 


Approval requested in 
raAcraph ted. 
25x PR EraD >, gran 


25xXqmPtroller , DPS/DCI 


ICHARD M. BISSHLL, JR. 
Special Assistant to the Direftor 
Office of General Counsel for Planning and Development 
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